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ACTION ISO-OO 

INFO OCT-01 ARA-14 OPR-02 FBOE-OO A-01 /018 W 

001253 240246Z/70 

R 231645Z FEB 78 
FM AMEMBASSY MEXICO 
TO SECSTATE WASHDC 8474 

UNCLAS MEXICO 03 149 


EO 11652: N/A 

TAGS: AINF, AFSP, MX, ABLD 
SUBJECT: COMPUTER SITE 

REF: STATE 41 170 

1 . COST FOR SPACE RENOVATION TO ESTABLISH COMPUTER ROOM 
AREA AND RELATED OFFICES, I.E., PARTITIONS, DOORS, 

CEILINGS, ELECTRICAL OUTLETS, SWITCHES, ETC., IS $21,895, 

IF WORK IS DONE BY EMBASSY PERSONNEL. THIS DOES NOT 
INCLUDE SPECIAL FLOOR AND CEILING COMPUTER ROOM (PLENUM 
CHAMBERS), SPECIAL POWER SUPPLY, A/C DUCTING, AND REQUIRED 
CABLE RUNS TO TERMINAL LOCATIONS. 

2. REMAINING WORK REQUIRES SPECIALISTS. WE HAVE 
IDENTIFIED FOUR FIRMS IN MEXICO CITY CAPABLE OF 
TECHNICAL SITE PREPARATION. BEFORE WE CAN ASK THEM TO 
GIVE ESTIMATES WE MUST HAVE MORE INFORMATION. WE NEED 

TO KNOW EQUIPMENT TO BE USED AND CHARACTERISTICS, GENERAL 
LAYOUT WITHIN COMPUTER ROOM, AND FINAL LOCATION TERMINALS 
WITHIN EMBASSY. 

E3. URGE DEPARTMENT SEND QUALIFIED INDIVIDUAL TO MEXICO 
CITY AS SOON AS EQUIPMENT TO BE USED IS KNOWN IN ORDER 
DETERMINE FINAL COMPUTER ROOM LAYOUT AND TERMINAL LOCATIONS 
SO WE MAY OBTAIN ESTIMATES. WE UNDERSTAND SPECIALIST WORK 
WILL TAKE APPROXIMATELY 10 WEEKS. IN ORDER MEET 
DEPARTMENT'S JULY 1 TARGET DATE FOR SITE PREPARATION TO BE 
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COMPLETED, WE WOULD LIKE TO BEGIN WORK BY APRIL 3. 

4. ADVISE. THOMPSON 
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